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Message Text 


UNCLASSIFIED 

PAGE 01 SINGAP 03960 201049Z 
10 

ACTION SY-05 

INFO OCT-01 EA-09 ISO-OO FBOE-OO /015 W 

062396 

R 200945Z AUG 76 
FM AMEMBASSY SINGAPORE 
TO SECSTATE WASHDC 601 1 
INFO AMEMBASSY KUALA LUMPUR 
AMCONSUL HONG KONG 

UNCLAS SINGAPORE 3960 

KUALA LUMPUR FOR RSO; HONG KONG FOR RSS/RTC 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: SECURITY MODIFICATION TO CHANCERY ENTRANCE 
REF: A. STATE 180606 B. SINGAPORE 1633 

1 . PRELIMINARY PLANS FOR MODIFICATION TO CHANCERY ENTRANCE, 

FOLLOWING GUIDELINES DEVELOPED IN RECENT DISCUSSION IN DEPT. BETWEEN 
RSO ALGIRE, JOHN IVIE (FBO) AND BILL HOLDA (SY), APPROVED TODAY BY 
SECURITY WATCH COMMITTEE. 

2. COPIES OF SCHEMATIC DRAWING AND TWO ARTIST S VIEWS OF PROPOSED 
MODIFICATIONS BEING POUCHED TO IVIE, HOLDA AND SOLITARIO(EA/EX). 

NEXT STEP IS TO ENGAGE ARCHITECTURAL FIRM TO DO DETAILED DRAWINGS/ 
PLANS ON BASIS OF WHICH EMBASSY CAN PREPARE REQUEST FOR PROPOSAL 
AND SOLICIT CONTRACTORS' BIDS. 

3. SINGAPORE ASSOCIATE ARCHITECTS (SAA), WELL-KNOWN AND RESPECTED 
LOCAL FIRM, HAS OFFERED TO DO ALL PROJECT DRAWINGS AND PLANS FOR 
$825.00. FOR ADDITIONAL $425.00, THEY WILL ALSO HELP REVIEW CONTRACTO 
RS’ 

BIDS AND SUPERVISE ACTUAL CONSTRUCTION. EMBASSY RECOMMENDS THAT SAA 
BE ENGAGED TO DO BOTH DRAWINGS AND SUPERVISION. PROJECT SUPERVISON 
ESPECIALLY DESIRED SINCE GSO PENCE DEPARTING NEXT WEEK FOR 
HOME LEAVE AND NOT DUE TO RETURN TO POST UNTIL LATE OCTOBER. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SINGAP 03960 201049Z 

4. REQUEST: A. FBO APPROVAL BASIC PLAN; B) APPROVAL TO 
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ENGAGE SAA TO DO DRAWINGS AND SUPERVISE WORK, AND C) FUNDS 
(S 1250.00) TO PAY FOR SAA SERVICES. 

5. RSO ALGIRE CONCURS. PLEASE ADVISE SOONEST. 

HOLDRIDGE 

UNCLASSIFIED 

NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 AUG 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SINGAP03960 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D76031 9-0959 
From: SINGAPORE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760833/aaaabcss.tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 180606 
Review Action: RELEASED, APPROVED 
Review Authority: CunninFX 
Review Comment: n/a 
Review Content Flags: 

Review Date: 19 FEB 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <19 FEB 2004 by ReddocGW>; APPROVED <26 JAN 2005 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY MODIFICATION TO CHANCERY ENTRANCE 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 
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